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Message Text 

CONFIDENTIAL 

PAGE 01 STATE 042429 
ORIGIN OC-06 

INFO OCT-01 EUR- 1 2 ISO-OO CCO-OO SY-05 FBOE-OO A-01 
OCL-OO /025 R 

DRAFTED BY OC/PE-E: B S KOFFM AN : KM 
APPROVED BY A/OC:WENAEHER 
OC/PE:GRYOUNTS 
A/OC/EUR:DESEDLACEK 
A/SY/FO:KD ALTON (SUBS) 

OC/L:WSCHWEIKART (SUBS) 

DESIRED DISTRIBUTION 
OC/S, A/FBO, A/SY/NSU, EUR/EX 

070730 171547Z/46 

PR 171525ZFEB 78 
FM SECSTATE WASHDC 
TO AMEMBASSY BUCHAREST PRIORITY 
INFO AMEMBASSY BONN 
AMEMBASSY LONDON 

CONFIDENTIAL STATE 042429 

BONN FOR RCO, LONDON FOR ATO 

E.O. 11652: GDS 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: CCC RENOVATIONS 

REF: BUCHAREST A-4 DATED JANUARY 13, 1977 

1 . DEPARTMENT NOTES THAT THE REFERENCE SITE SURVEY STATES 
THAT ALL CONSTRUCTION ASSOCIATED WITH THE SITE PREPARATION 
FOR THE CCC WILL OF NECESSITY REQUIRE TO BE ACCOMPLISHED 
BY AMERICAN PERSONNEL AND THAT POST RECOMMENDS NSU PER- 
SONNEL. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 STATE 042429 


2. DEPARTMENT RECOMMENDS THAT THE CONSTRUCTION OF THE 
4,000 LITRE UNDERGROUND FUEL STORAGE TANK AND THE EXCAVA- 
TION FOR THE TANK BE PERFORMED BY LOCAL CONTRACTOR USING 
LOCAL LABOR SUPPORT. LIKEWISE, THE INSTALLATION OF ALL 
FUEL LINES BETWEEN THE GENERATOR AND THE UNDERGROUND FUEL 
TANK SHOULD BE INSTALLED BY CONTRACTOR PERSONNEL. FINALLY, 
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CONTRACTOR PERSONNEL SHOULD REMOVE THE OLD GENERATOR AND 
SET IN PLACE THE NEW GENERATOR. U.S. PERSONNEL WILL 
INSTALL GENERATOR. 

3. CONTRACTOR PERSONNEL SHOULD LIKEWISE SET IN PLACE THE 
A/C CHILLER SYSTEM AND U.S. PERSONNEL WILL INSTALL. 

4. POST COMMENTS REQUESTED ASAP. VANCE 


CONFIDENTIAL 


NNN 
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